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Message Text 
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ACTION NEA- 10 

INFO OCT-01 ISO-OO NEAE-00 /Oil W 

121465 

P 061306Z JAN 76 

FM AMEMBASSY TEL AVIV 

TO SECSTATE WASHDC PRIORITY 9614 

UNCLAS TEL AVIV 0113 

E.O. 11652: N/A 
TAGS: PFOR EG IS US 

SUBJECT: LOCAL COSTS FOR SUPPLIES AND SERVICES IN SUPPORT OF 
SINAI FIELD MISSION 

REF: STATE 00202 # 

AS REQUESTED PARA 3 REFTEL LOCAL COSTS OF MATERIALS AND SERVICES 
FROM SOURCES ON TEL AVIV MARKET ARE QUOTED BELOW: 

A. LUMBER 

1.2X48' LONG (PINE) $303.87 PER CUBIC METER 

2. 2 X 8 1 1' LONG (PINE) $303.87 PER CUBIC METER 

3. 1/2" X 4 X 8 PLYWOOD $600.83 PER CUBIC METER 

B. PLUMBING 

1 . 4" PLASTIC PIPE $3.15 PER METER 

2. 2" PLASTIC PIPE $0.69 PER METER 

3.3/4" PLASTIC PIPE $0.15 PER METER 

4. 3/4" COPPER PIPE $4.88 PER KILO 

5. 1/2" COPPER PIPE $4.88 PER KILO 

C. ELECTRICAL SUPPLIES 

1. COPPER WIRE #12 BARE $5.08 PER KILO 

1A. COPPER WIRE #12 INSULATED $6.84 PER KILO 

2. COPPER WIRE #14 BARE $5.08 PER KILO 

2A. COPPER WIRE# 14 INSULATED $6.84 PER KILO 

3 . 000 SERVICE ENTRANCE $4.98 PER KILO 

4. SPST SWITCHERS S0.69EACH 

5. DUPLEX OUTLETS N.A. 
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6. RECEPTACLES N.A. 
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D. MASONRY 

1 . CONCRETE 1-2-3 MIX $35.44 PER CUBIC METER 
(B.300) 

2. COMMON RED BRICK N.A. 

2A RED BRICK 23X6, 7 X 5 CM $193.37 PER THOUSAND 
(FINISHED) 

2B. SILICATE WHITE BRICKS $42.43 PER THOUSAND 

3. CINDER BLOCKS N.A. 

4. CONCRETE BLOCKS $0,273 EACH 

20X40X20 4 HOLES 

5 . CRUSHED LIMESTONE $2.59 PER TON 

6. MORTAR MIX N.A. 

6A. CEMENT $19/02 PER 50KG BAG 

7. MORTAR SAND $2.07 PER TON 


E. UTILITY POLES 

1 . 80' (METAL) $932.25 EA 

2. 50' (METAL) 570.00 EA 


F. CONCRETE REINFORCING MATERIALS 

1 . 1/2" ROD 6 METER LONG $3.68 PER ROD 

2. 4" MESH (6MM WIRE) $3.87 PER SQUARE METER 


G. FUEL 

1 . 94 OCTANE GASOLINE $469.61 PER THOUSAND LITER 
2. DIESEL FUEL $172.65 PER THOUSAND LITER 

3.83 OCTANE GASOLINE $3 86.74 PER THOUSAND LITER 


H. VEHICLE RENTAL 

I . WAGONEER N.A. 

2. IEEP N.A. 

3. 1 1/2 TON TRUCK N.A. 

XX3A. 20 TON DUMP TRUCK $27.62 PER HOUR 
WITH OPERATOR 

XX 4. BULLDOZER D8 MODEL $41.44 PER HOUR 
46KH W OPERATOR 

XX 4A. BULLDOZER D#MODEL 46A $34.53 PER HOUR 
WITH OPERATOR 

XX 5. HELICOPTER BELL 206 $414.37 PER HOUR 
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JET RANGER WITH PILOT AND 
RUEL 

6. 100 GALLON WATER TRUCK N.A. 

XX 6A. 20,000 LITER WATER TRUCK$27.62 PER HOURS 
WITH OPERATOR 

XX 6B. 1000 GALLON WATER TANK ON$20.72 PER HOURS 
TRAILER WITH TRACTOR & 

OPERATOR 
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I. PAVING MATERIAL 

XX 1 . ASPHALT (IN 200 KG. $44.50 PER DRUM 
DRUMS) RF 55 

XX 2. ASPHALT LAYER WITH $54.53 PER HOUR 
OPERATOR (FINISHER) 

XX 2 A. ASPHALT LAYING COMPLETE $5.00 PER TON 
WITH ALL REQUIRED EQUIPMENT 
OPERATORS (GRADERS, ROLLERS, 

FINISHERS, ETC) AVAILABLE AT 
$5.00 PER TON. 

EQUIPMENT HANDLES BETWEEN 
500 TO 2000 TONS PER DAY 
DEPENDING ON WITH REQUIRED 
AND SIZE OF EQUIPMENT. 

(COST DOES NOT INCLUDE 
MATERIALS OR SPREADING 
LABORERS). 

J. TEMPORARY HOUSING 

1 . TENTS AND FIELD MESS N.A. 

2. CONSTRUCTION TRAILERS N.A. 

N. SERVICES 

PRICES QUOTED BELOW ARE TAKEN FROM BUILDING WORKERS 
UNION PRICE LIST DATED DECEMBER 1975. QUOTE IS FOR WORKERS 
EMPLOYED IN TOWN AREAS, 8 HOUR WORK DAY, SIX DAY WEEK, 

WORKERS ARE GRADED ACCORDING TO THEIR SKILL LEVEL AND THEREFORE 
SALARIES RANGE ACCORDINGLY. LOCAL PRACTICE IS TO PROVIDE 
TRANSPORTATION TO AND FROM WORK SITE AS PART OF 8 HOUR WORK 
DAY. 

QUOTE DOES NOT REFLECT PREMIUM PAY FOR WORKERS 
UNCLASSIFIED 
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REQUIRED TO RESIDE AT CONSTRUCTION SITE. IN ADDITION 32 1/2PERCENT 
OF THE EARNED WAGES MUST BE PAID TO THE BUILDING WORKERS 
UNION FUND TO COVER THE COST OF SOCIAL BENEFITS. 

1 . ELECTRICIANS $8.90 TO $19.25 PER DAY 

2. PLUMBERS $8.90 TO $1925 PER DAY 

3. CARPENTERS $8.90 TO $19.25 PER DAY 

4. ARCHIT. ENGINEER $966.85 PER MONTH 

(SEE NOTE) 

5. LABORER $7.09 TO $8.90 PER DAY 

6. CONSTRUCTION CHIEF $15.35 TO $19.25 PER DAY 
NOTE ON ARCHITECTURAL ENGINEER: 

WAGE QUOTED IS FOR THE PREVAILING RATE WITH A FIRM IN THE 
CITY OF TEL AVIV; IN ADDITON THE COMPANY PROVIDES A VEHICLE 
AND TELPHONE, THE COST OF AN ARCHITECTURAL ENGINEER AT A 
FIXED FIELD SITE WOULD BE MUCH HIGHER AND SUBJECT TO 
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NEGOTIATIONS. 

XX PRICE QUOTED IS FOR HOURLY RATE WHICH INCLUDES OPERATOR AND 
FUEL, MINIMUM CHARGE 10 HPOURS PER DAY; PRICE DOES NOT 
INCLUDE TRANSPORTATION CHARGES FROM TEL AVIV TO AND FROM 
CONSTRUCTION SITE. 

XXX QUOTATION IS HOURLY RATE WHICH INCLUDES PILOT AND FUEL. 
MINIMUM CHARGE IS 4 HOURS PER DAY. 

GENERAL: 

1 . ALL PRICES FOR MATERIALS QUOTED ARE EX SUPPLIERS PREMISES 
AND DO NOT INCLUDE FEES FOR LOADING, TRANSPORTATION AND 
UNLOADING AT SITE. 

2. PRICES QUOTED WERE OFFERED IN ISRAELI POUNDS. 

OFFICIAL EXCHANGE RATE EFFECTIVE JANUARY 5, 1976 
$1 - IL 7.24 

A NEW NATIONAL WAGE CONTRACT IS BEING NEGOTIATED 
BETWEEN TRADE UNIONS AND EMPLOYERS AND DUE TO BE 
FINALIZED IN THE NEAR FUTURE. THEREFORE. QUOTATIONS 
ARE SUBJECT TO CHANGE. 

DUNNIGAN 

NOTE BY OC/T: STATE REFTEL NOT IDENTIFIED 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 05 TEL AV 001 13 061408Z 


UNCLASSIFIED 


NNN 
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